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NAME OF MAJOR COMPONENT | PART OR LOWEST SUBASSEMBLY PART NO. & MODEL OR TYPE 
Airplane Wiring es: 


TITLE OF fliers "system VII Wiring Provisions 


NATURE OF PROPOSAL = . | e me: E 
1. Install ships wiring to allow installation & operation of System vil. on 
cjge, One alxplane Coither 351 07-398) de FOP. Erte a 
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_ Prepare and deme a service balletin (SB 432). 
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We sre proceeding wit ass 


fo provide *pack-up* system VII capability; to Ship #3 per, Customer request. | 
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ESTIMATED COST AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED; =~ 
ESTIMATED COST FOR KITS OR PARTS: $261.50 

ADDITIONAL FUNDING REQUIRED > None (SP-1917) 
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SOURCE OF PARTS FOR KIT 3 
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DISPOSITION OF SPARES AFFECTED 


None 
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